TABLE OF CONTENTS-VOLUME 1 



Division 0 - CONTRACT FORMS 

Notice of Invitation for Bids (Forthcoming) 
Bid Form (DGS-30-220) 
Instructions to Bidders (CO-7A) 
Prebid Question Form (DGS-30-272) 

Commonwealth of Virginia General Conditions of the Contract for Construction Projects (G.S. 
Form E&B CO-7) 

Supplemental General Conditions (S.W.A.M.) 
Form of Agreement (G.S. Form E&B CO-9) 

Workers Compensation Insurance Certificate (G.S. Form E&B CO-9a) 

Standard Performance Bond (G.S. Form E&B CO-10) 

Standard Labor and Material Payment Bond (G.S. Form E&B CO-10.1) 

Commonwealth of Virginia Standard Bid Bond (G.S. Form E&B CO-10.2) 

Change Order blank (G.S. Form E&B CO-1 1 ) 

Schedule of Values Format (G.S. Form E&B CO-1 2) 

Affidavit of Payment of Claims (G.S. Form E&B CO-1 3) 

Certificate of Completion by Architect/Engineer (G.S. Form E&B CO-13.1) 

Certificate of Partial or Substantial Completion by Architect/Engineer (G.S. Form E&B CO-13.1a) 

Final Report of Structural & Special Inspections (G.S. Form E&B CO-13.1 b) 

Certificate of Completion by Contractor (G.S. Form E&B CO-1 3.2) 

Certificate of Partial or Substantial Completion by Contractor (G.S. Form E&B CO-1 3.2a) 

Submittal Register Format 

VUSBC 2006 Special Inspections-State Owned Buildings (CO-6b) 



Division 1 



GENERAL REQUIREMENTS 



01100 
01300 
01400 
01410 
01422 
01500 
01525 
01585 
01600 
01700 
01734 
01780 



SUMMARY 

ADMINISTRATIVE REQUIREMENTS 
QUALITY REQUIREMENTS 
REGULATORY REQUIREMENTS 
DEFINITIONS 

TEMPORARY FACILITIES AND CONTROLS 

FIELD OFFICES 

PROJECT SIGNS 

PROJECT REQUIREMENTS 

EXECUTION REQUIREMENTS 

INDOOR AIR QUALITY 

CLOSEOUT SUBMITTALS 



Division 2 



SITE CONDITIONS 



02751 



PORTLAND CEMENT CONCRETE PAVING 



TABLE OF CONTENTS 

Rappahannock Community College Renovation 
Glenns and Warsaw, Virginia 



1 

PC: 260-17712 
11/5/2009 



Division 3 - CONCRETE 



03300 



Division 4 

04810 



Division 5 



05120 
05310 
05400 
05500 
05520 



Division 6 

06100 
06410 
06415 



Division 7 



07162 
07210 
07212 
07240 
07530 
07620 
07840 
07900 



Division 8 

08110 
08211 
08310 
08410 
08450 
08630 
08800 
08830 

Division 9 



09260 
09300 
09511 
09650 
09685 
09900 



CAST-IN-PLACE CONCRETE 



MASONRY 

UNIT MASONRY ASSEMBLIES 



METALS 



STRUCTURAL STEEL 
STEEL DECK 

COLD FORMED METAL FRAMING 
METAL FABRICATIONS 
HANDRAILS AND RAILINGS 



WOOD, PLASTICS, AND COMPOSITES 

ROUGH CARPENTRY 
CUSTOM CABINETS 
COUNTERTOPS 



THERMAL AND MOISTURE PROTECTION 



CRYSTALLINE WATERPROOFING 

FOAMED-IN-PLACE INSULATION 

BOARD AND BATT INSULATION 

EXTERIOR INSULATION AND FINISH SYSTEMS 

ELASTOMERIC MEMBRANE ROOFING 

SHEET METAL FLASHING AND TRIM 

FIRESTOPPING 

JOINT SEALERS 



OPENINGS 



STEEL DOORS AND FRAMES 

FLUSH WOOD DOORS 

ACCESS DOORS AND PANELS 

METAL-FRAMED STOREFRONTS 

ALL-GLASS ENTRANCES AND STOREFRONTS 

METAL-FRAMED SKYLIGHTS 

GLAZING 

MIRRORS 



FINISHES 



GYPSUM BOARD ASSEMBLIES 
TILE 

SUSPENDED ACOUSTICAL CEILINGS 

RESILIENT FLOORING 

CARPET TILE 

PAINTS AND COATINGS 



TABLE OF CONTENTS 

Rappahannock Community College Renovation 
Glenns and Warsaw, Virginia 



2 

PC: 260-17712 
11/5/2009 



Divisions 10 - SPECIALTIES 



10170 
10523 



PLASTIC TOILET COMPARTMENTS 

FIRE EXTINGUISHERS, CABINETS AND ACCESSORIES 



Divisions 11 - EQUIPMENT 



11131 
11600 
11650 
11680 



PROJECTION SCREENS 

LABORATORY EQUIPMENT - GENERAL REQUIREMENTS 
MISCELLANEOUS LABORATORY EQUIPMENT 
HEADWALLS 



Divisions 12 - FURNISHINGS 



12309 
12340 
12345 
12346 
12492 



LABORATORY SERVICE FIXTURES 

LABORATORY CASEWORK - GENERAL REQUIREMENTS 
METAL LABORATORY CASEWORK AND FUME HOODS 
WOOD LABORATORY CASEWORK 
HORIZONTAL LOUVER BLINDS 



Division 13 - SPECIAL CONSTRUCTION 



13341 



GLAZED CANOPY STRUCTURE 



Division 14 -NOT USED 

APPENDIX 1 - HAZARDOUS MATERIALS REPORTS 

ASBESTOS SURVEY REPORT -GLENNS CAMPUS 
ASBESTOS SURVEY REPORT -WARSAW CAMPUS 

See Volume 2 Table of Contents for Divisions 15 and 16 



TABLE OF CONTENTS 3 

Rappahannock Community College Renovation PC: 260-1 771 2 

Glenns and Warsaw, Virginia 1 1/5/2009 



